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BILL NO. S'- 70 -11- 0 1 

SPECIAL ORDINANCE NO. S- 76 

AN ORDINANCE approving Change Order No. 1 
with BERCOT-GIBSON CONSTRUCTION , INC., for 
Sewer Resolution No. 219-1970. 

BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF FORT WAYNE, 
INDIANA : 

SECTION 1. That Change Order No. fa to increase sewer 
and lower balance of line, at a total cost of $18,000.00, in 
connection with the contract with BERCOT-GIBSON CONSTRUCTION, INC. 

I 

for Sewer Resolution No. 219-1970, St. Joe River Interceptor, 
Division IV, and more particularly set forth in said Change Order 

j 

No. 1, which is on file in the office of the Board of Public 
Works and is by reference incorporated herein and made part here- 


of, is hereby in all things ratified, confirmed and approved. 




seconded by 


Read the first time in full and on motion by __ 

and duly adopted , read the second time by title and referred 



to the (Committee on) 





(and totheCr ty - P lan 


the- 


bli -c— Ife ar±ng ~~tg~be held afx,er__due~ 

■ v, C i Ly - im i 1 ,~'Fo r t "Way nev Indi-anar~ on 

day of — ; 196 


at 


o ’clock 


- . B E-,-S . T . 

Date : 


1L 


7 c? 



City Clerk 




Read the third time in full and on motion by 

seconded by - L* - ■ - ■ f and duly adopted, placed on its passage . 


Passed (-MJST) by the following vote: 


NAYS 




AYES 

Adams 
Dunifon 
Fay 
Geake 

Nuckols 

Robinson ^ 

Rousseau 
Steigerwald ^ 
Tipton 


ABSTAINED 


ABSENT 


/ 


to -wit : 




Date 


//- 7- l/ - 7 0 








City Clerk 


Passed and adopted by the Common Council of the City of Fort Wayne, Indiana, as 

(Annexation) (Special) (Appropriation) Ordinance (Re-solution) No . S /£ # S~7& 


on the day of 

U§ ATTEST: 


/tr 




“ts£> 


_ 

Presiding Officer 
r of the City of Fort Wayne, Indiana, on the ' 2 -S day 

, 196 Id at the hour of fl 1 3 d o’clock fr .M. ,E.S .T. 


Approved and signed by me this 3 £ ^ay of 

at the hour of Cj • & 3 o'clock ,H» ,E.S.T. 


City Clerk 

Zh 



■^JL. 



Mayor 


Bill No. S-70-11-01 


REPORT OF THE COMMITTEE ON CITY UTILITIES 

We s your Committee on City Utilities to whom was referred an Ordinance 

approving Change Order No. 1 with BERCOT-GIBSON CONSTRUCTION. INC., for 

Sewer Resolution No. 219-1970. ' 



CONCURRED IN 


PATE ""- ~ Zl f '7 & — FUAD G. BONAHOOM, CITY CLERK 


